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CONFIDENTIAL GENEVA 3739 

EO: 11652: XGDS-2 
TAGS: ASEC 
SUBJ: ACR 

REF: GENEVA 3062; STATE 100592 

1. ACTUAL COST FOR PURCHASE LUMBER AND OTHER CRATING MATERIAL 
AND FOR SURFACE TRANSPORTATION IS SF 13,749.25 (US$ 5,500.00). 

FUNDING UNDER PARA 5, REFTEL SHOULD BE INCREASED ACCORDINGLY. ES- 
TIMATE OF $3,600 WAS FOR SUPPLYING AND CUTTING UP WOOD ONLY. OTH- 
ER SUPPLIES AND HANDLING CHARGE BETWEEN MISSION AND AIRPORT COME 
TO ADDITIONAL $2,500.00. REQUEST INCREASE AS SOON AS POSSIBLE. 

2. ESTIMATE FOR WORK IN PARENT ROOM (ATTACHMENT 4, A- 167) ARE AS 
FOLLOWS: 

MASONRY: PARA A AND H SF 4,900 $1,960.00 

CARPENTRY: PARA D SF 3,600 $1,440.00 

METALWORK: PARAS B, E, F, & G SF 9,800 $3,920.00 

TOTAL SF1 8,300 $7,320.00 

REQUEST FUNDING FOR THIS PORTION OF WORK AS SOON AS POSSIBLE. 

3. DOORWAY ALREADY CONSTRUCTED AT POINT G DURING ABSENCE AMBASSA- 
DOR DALE. 

4. PURCHASE ORDERS CAN BE ISSUED AS SOON AS FUNDING RECEIVED TO 
ALLOW CONTRACTORS TO PURCHASE NECESSARY MATERIALS. 
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5. WHEN ALL MATERIALS ON HAND SUPERVISOR CAN BE ASSIGNED BY 
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